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93 km of the Rathenow (N 53/2 15)<Neustadt/Dosse (N 53/Z 18}-Loewanberg 


(n 53/2 69) railroad line was taken over from private companies in 1949, 

The antire line was capable of loads of only 16 tons axle pressure, The line 
capacity was to be increased so as to be capable of 20 tone axle pressure. 
This required the installation of heavier S 49 type rails and reinforcenent 
of. bridges and culverts. The train density on the line was to be increased 
by the installation of six crossing points. Construction of a rail link near 
Neustadt/Doese was atso provided for. The line was planned to terminate in a 
southorn curve at the Loewenberg railroad station. 


2. The cost of the project was estimated at 10,000,000 DM-east, of which 3,400,000 
wore to be spent in early 1951, In mid-April 1951, the reinforced line was 
opened o 


25X1 oe the 
FeLnt orcenan 18 Toad bed mm the former enew-Loewenberg branch line 
was completed, The 6d type rails on this line were replarsd by Sl9, Ba, and 
Se type rails. Seventy percent of the original gravel bellast was replaced 
by broken stone, The |;.5«km rail. Link southeast of Neustadt/Dosse, which 
passes under the Lerlin-llamburg railroad line, is completed. The railroad 
underpass is nearing completion. Crossing points were built near Spaats, 
Priedrichedorf, Bersikow, Wildberr, Wulkow, and Orieben, The line was ned 
in mideApril, 1951, | 
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